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SECRET 


DPD- 3870-60 


Contract No. SP-1914 
Amendment No. 4 


MAY 26 1960 


Lockheed Aircraft Corporation 
Burbank, California 


Gentlemen: 


1. This document constitutes Amendment No. 4 to Con- 
tract No. SP-1914 between Lockheed Aircraft Corporation and 
the United Stetes of America. 


2. In accordance with the provisions of Paragraph 3(d) 
of Amendment No. 2 to Contract No. SP-1914 the Contractor has 
negotiated acceptable settlements of its termination claims 


as follows: 
in the amount oof ___it 
in the amoun 


will remain in 
this contract until the Contractor receives execu- 
ted settlement documents from the Air Force which 
indicate acceptance of this cost. An amendment 
to this contract will be issued at a later date 


ae P.0.22k6, 
b. P.O. YL 


indicating final action on this [ 25x1 


3. Paragraph 3(e) of Amendment No. 2 and 2 of Amendment 
No. 3 established the final contract price subject to final 
audit and verification of Contractor's property and material 
records, reconciliation of delivery and receiving records con- 
cerning those items referred to as "Accommodation Sales" and 
provision for Personal Property Tax Claims. 


4, The parties hereto agree that all contingencies as set 
forth in Paragraph 3 have been satisfactorily completed. A 
Personal Property Tax refund in the amount of $2,879.70 has been 
received by the Government. The Los Angeles County deferred 
payment of the entire refund amount until approximately October 
1960. This deferred amount is the subject of Contract No. 
SP-192l. 
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5+ The above results i off sd 
or a Pinal contract price of All other terms 25x1 
and conditions, as amended, remain unchanged. 


6. Please indicate your acceptance of this Amendment 
No. 4 to Contract No. SP~191) by executing the original and 
two coples thereof. Return the original and one copy of this 
Amendment to the undersigned and retain the remaining copy for 
your files. 


Very truly yours, 
THE UNITED STATES OF AMERICA 


25x11 By. 
Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 
THIS 2ndDAY OF June, 1960. 
LOCKHEED AIRCRAFT CORPORATION 
(F wy 
Clarence L. J son 
TITLE Vice President 


Approved For Release 2006/11/11 : CIA-RDP81B00878R000100010039-2 


